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Contract No, | HF-1230 ILLEGIB 


Amendment No, 2 


The Firewel Company, Ine, 
3685 Broadway 
Buffale 25, New York 


Gentlemen: 


1, Thies doounent constitutes Amendment Ne, 2 te Contract No. 
H¥~1230, between The Firewel Company, Inc., Buffalo, N.Y., and 
the United States Gevernment and amends sald contract, as amended, 
as hereinafter set forth, 


2, Pursuant to the clause of this contract entitled “Changes, " 
the Government requires that the Contracter furnish certain edditionel 
equipment and services in the performende of the work, 


3, The Schedule of Contract No, HF~1230, as amended, is there~ 
fore further amended, as follows: 


a Tq Sohedule 2» under the hesding, PHASE J, delete Iten 
No, 5 in ita “substitute the follewing new Item No, 51 


"5, Flyaway Kite, in accordance with «3 each $1,155.40 $3,466.20 
Exhibit dated 3 February 1956 which ; 
4s incorporated herein by reference, 
end including therein the items 
listed below: 


2 each - Zipper, front opening, 45° 
VF-106, {used for all sizes when 
cut to fit), Type I, Style 3, 
Clase A, Size MH, wire stirrup 
pull teb, Tape colors Sage Green, 
#518 Mildew proof and water re- 
pellent,. 


I, Style 3, Clase A, Size Mi, 
rt 


Sage green, #518 Mildew proof and. 
water repellent, OAUTH: HA YO,2. 

3 each ~ Helmet bladder and cover uate OP OPBY renewen, 019956 ' 
modification. 


>, In Schedule 4 of the contract add the following new items 
of work and cest Y , 2 

} ld Ap 1 td? Bt Sed Fel — Pail Chea 

NLA Ee; incest 0 


25X1A he et 
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Dessxintion fount 
diem Nes. ; 
2 The Contractor, or ites gubcontrestors, ahall per 


form such travel as © 


the Goveranent for 
mnie jndividuale 


for pressure suit assemblies to be supplied under 


S mt 
yi\ thie eontract. Such travel may be by Governmnen 


when & , 
furnished tr ation, oF 
OUUTAT" sportation. All 
ie each ser ve » ineluding trenspertation, will 


"yp 


ee 


ef the Contract— 


tors 
tractor, and its subcontrac 
10g LO ik opnetl travel under this gontract, 
neintain 


ail 
. horised rep~ 
jeat ction and eudit by any aut. 
ee ude the Contrasting Officer. The Cone 


tractor further agrees to 
ike subcontracts hereunder 
of thie nature. 


4nvolwing special travel 


Estimated Cost 13, 900.06 


the 
3e Face pieces, stendard, af manufactured by 


International Latex Corp. 


ef Adhd’ 


fs ja ‘ e & 
i jiipete J bE Aye do 
#i* R, 4 "= 


Delivery of Item No. 3 shell be on éomand, 


the 

sidera actor's formance a 
per sa tempers ETON B ~ CONSIDERA xo 
of the Schedule of Contrast No. HF~1230, as amended, 


PAL Pee. 


ee os 
. An 09,18 <= 655. 
. aot paste to the 
sione of Seo~ 
t4on DB.) 


¥ SU 


a eee a ae otis ans or ce contract enfitled SPADMNTS, 
' to redetextinetion.of the price in accordance e 
and subject 


of this schedule entitied “PRICE RE 


part 
Apprdved Foi Re 


erent 


4 
{ 
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WE a kts J 


“She Contracter..upon, satisfactory performance of this contract, as 
full payment for the eqittpment.te .e¢ furnished by the Contractor 
25X1A hereunder, the amount of “Which-amoynt is the total of 
the prices set forth in Schedules 1, 2, 3, and lL heretest. 


of the Schedule, 
Schedule 1" is 


. d. In S.CTION D = PRICh REDETEGETRATION 
mider Pararraph (c), the "Meximum total price of 
increased by $1110.62, from 


25X1A 


Paes By reason of the forereing the total Contract Ceiling Price 


Le increased by 3155265470) _from 


S. All other terms, conditions and requirements of Contract 


ae 


Now HP«1230 renain unchanred, 


25X1A 


%s Please indicate your receipt of this Amendment Ho. 2 to 
Contract No. HP=1230 and your acceptance thereof by executing the 
original and two conies of this Anendzent. Return the fully 
executed orivinal and one cepy of this Amendsent tothe under~ 
sienied and retain the remaining copy for your fllea,. 


Pa 
Py 


Vary traly yours, 


SIGNED 


25X1A 
Contracting OfPicer 


ACKNOWLEDGED AND ACCEPTED 
THE FIR:WEL COMPANY, INC. 


25X1A 


CERRFT 
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